| 


REGENT STREET 


a aa Sa ge ee = 
NSSP TOW AWAY ZONE 

140" bane) 
ae —_ 

Zs 

ST. = 

REGENT ST. 

peace EC —<——_ 


EXISTING CONDITIONS 


Ca £0 
CD7216.dgn 6/15/2010 10:04:58 AM 7 \ 


RED ASPHALT OR 
CONCRETE gt 
¢ 
Om) 


Sama ttiiiy 


REMOVE PART OF ay awe eet 
EXISTING ISLAND ONCRETE SW aw a 
(RED FOR BIKE PATH) 4 ay g 
oo | Fe @i 
RECONSTRUCT  pecage Cyarie PA __- ¢ a 


) DRIVEWAY SECTION =~ —a 

4 = = TYPE man C&G zy 
a eed Y 
PHALT OR — REGENT STREET 


CONCRETE 


MUM 


WIDEN BIKE PATH AND 
EXISTING RAMP 


MONROE-REGENT SW BIKE PATH 
IMPROVEMENTS 


— 
RELOCATED 
| CONTROL BOX 
UPGRADE TO 
Se TYPE 1 HH 


‘ 
¢ 
of 


MONROE-REGENT SW BIKE PATH 
IMPROVEMENTS 
ELECTRICAL (SIGNALS) 


RESURFACE AREA = 537 S.F. 


REGENT STREET 


WHERE ISLAND IS PARTIALLY REMOVED 


ISLAND SURFACE = 268 S.F. 


ISLAND CURB = 78 L-F. i 


G 


NEW OR REPLACED 
SIDEWALK SURFACE 
AND WIDENED RAMP 
AREA - 882 S.F. 


NEW OR REPLACED 
oo SIDEWALK SURFACE 
é AND WIDENED RAMP 
AREA - 196 S.F. 
NEW OR REPLACED 


ere SIDEWALK SURFACE * 
at cet AREA = 1301 S.F. a 
a 61h « 
1 ° S° WIDEN RAMP AND 
uit REPLACE CURB 
22 LF. 

DRIVEWAY SECTION path 
TYPE "A" 3 
C&G = 78 LF. 


Co 
<—— RESURFACE AREA = 4849 S.F. 
WIDEN RAMP AND REGENT STREET 
REPLACE CURB 
39 FT. 
RESURFACE AREA = 3163 S.F. 9 


MONROE-REGENT SW BIKE PATH 
IMPROVEMENTS 
ESTIMATED QUANTITIES 


| a 


REGENT STREET 


